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Rr-placenent of trackage at 


Jueterbog railroad station 

93h 

(1) 

Enlargement of trackage at 

Kuestrin railroad station 

2,U8L 

(2) 

Construction of Hie transfer track 
at the Frarfcfurt/Oder road station 

It, 5oo 

(3) 

Construction of the second track 
on the lrosobeeren-3 :ddin railroad 
line 

U,0OO 


Construction of the narshaling yard 
in -mhlheide 

12,000 

(2) 

f hilar ;enent of the trackage of the 
Frankfurt/ Oder railroad station 

ii80 

(2) 

Construction of transloading sliedc at the 
»'usternark marshaling gard 

1,200 

0i) 

Ii.prover.iont of tho superstructure of tho 
Lov;onber g-i a then oxv railroad line 

2,li33 

(1) 

Construction of the Iros sheer on- Alb- 
glienicko line of the southern section 
of the Berlin Outer height icing 

H,U06 

(5) 
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Construction of a connecting curve, Jueterbog- 
Brandenburg, in Bolzig 

2,160 

(1) 

Construction of a connecting curve, Falken- 
berg-Belss-ig, in Jucterbog 

5,200 

(1) 

Conversion of the 1 auen-B er zke~Kr iolo-I !at henow 
?50-mm narrow gauge line to standard gauge (F-3) 

5,000 

(6) 

Construction of a second track an the bridge 
over the Odor River near Frankfurt/Oder 

2,ii00 

(2) 

Construction of a second traci: on the bridge 
over the Oder River near Kuesirin 

997 

(1) 


2 a On 10 December 1951, I I that work <m the multiple railroad 

junction at Gruenau/Adltrnhof , the last stage of the southern section of 
the Berlin Outer Freight King, was completed* The junction was opened to 
traffic on 11 December 1951* A trial run with an ogress train., which 
reached a speed of l6o/km/h, was made between Adler shof and Grossbeeren via 
Ilaftloir on 8 December 1951® however, | "[ that normal traffic 25X1 

on that sector of the Berlin Outer Freight Ring would not begin for about 
three weeks since final adjustments would have to be made* (5) 

3 * Prior to mid-December 1951 , | " ' | observations in the 

liorlin regional railroad district* 

a 0 Since 11 December 1951, the double track of the Gruenau lino sector 

from the multiple railroad junction as far as the bridge over the Spree 
Rivor has been in operation* About 50 percent of the mils and ties are 
used material of good quality. The new railroad embankment has an avorage 
height of d meters* Because railroad authorities expect the embankment to 
sink when uied to full capacity, trains must not exceed a speed of 30 kra/h 
for a few weeks. (5) 

b. After the completion of 3 omo groups of tracks at the ./ustamark and Beddin 
marshaling yards, construction work has been suspended there. (5) 

Op It is planned to build a connecting curve between the Deri in-Stettin long- 
distance line and the Berlin Outer Freight Ring north of Karon* This 
connecting curve, which is designed to be about 1,500 meters long, would 
establish a direct connection between Bernou and Qranienburg. **ork on the 
project is scheduled to be started in the spring of 1952. The construction 
of the connecting curve requires a slight shifting of the tracks of the 
Berlin interurban railroad system and the construction of a bridge over 
these tracks. (1) 

d. In late November 1951, work on the construction of a connecting curve 

between the Berlin-! lamburg and the Vusternark-Hauen railroad lines was started - 
The curve Trill be about three km long and will have a level crossing with the 
Berlin-Iianburg highway. Since the project involves only slight earthwork 
and no bridge construction work, it is expected that it will be couple ted by 
mid-February 1952. (2) 25X1 


L On IS December 1951, 


learned. 


that a connecting curve was being built between r.eu ^irker; on ihr rtathenow- 
' ..ustermark and Bredow or the ^auon-Rus temark railroad line (?) 


25X1 
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5. 


| ^ ^ \ that 

work on the second stage of the southern section of the Berlin 
Outer freight Ring was completed on 8 December 1951 « On the same 
day, double track traffic on the ring was started and all the curves 
of the multiple railroad junction at Gruenau were in operation* The 
speed limit for trains operating on the southern section of the Ber- 
lin Outer Freight Ring is to be fixed at 160 km/h* (5) 


6* I b learned 

I l was ordered on & December 1951 to submit 

estimates of cost for the following railroad projects * 


25X1 


25X1 


a 0 Construction of a new lino between hberswalde and Loowenberg, a 
stretch of about I*D lai* -istinated cost* approximtoly 70 million 
eastnarks «. (7) 

b 0 Conversion of the Jueterbog— Dahne narrow-gauge line into a main 
lino* On nain lines, graces must not exceed a ratio of 1*500 and 
the diameters of curves oust not 1x5 below 3*750 meters* 'Estimated 
costs 75 million castmrks* (3} 


25X1 

25X1 


25X1 


25X1 


7 « a<3 


learned [ 

]thb 


ez zne nmciai opening or the mu Freienvralcie- 


25X1 


itngerauende railroad line, which was completed cn cO December 1951* 
was scheduled for 21 December* From this information, i 


:Lnferred that the railroad bridge over the Alte Oder was also com- 
pleted* (9) 


>5X1 


bo In oarlv December 1951 » g 


gleamed* 


25X1 

25X1 


| | tnat the next scheduled construction project was the 25X1 

construction ctf a new railroad line between Bucher ow and Ahlbecko 
Since bridge girders of the required length are not available in 
sufficient numbers, an additional pier will have to bo built for the 
bridge near Karnin* (10) 

The reconstruction of the Liet2cw-3ins railroad line, work on which 
will be executed in the course of 1952, will cost 1*8 million east>- 
marks* 


d* 


bo 


The Teaplin-Faahrl crug-J^er s tenvrerder railroad line is scheduled to 
be reconstructed at a cost of 7*8 million enstnarks* This sun can 
only be made available by the elimination of other construction 
projects originally included in the 1952 construction program* (11) 


I Ion 9 Decenbor 1951 that a standard-gauge connecting 

curve had been built from a point near Bangor ten on the Stralsund- 
Rostock line to the Puetnita/Boddenwerft railroad station * (12) 


8 . 


During the period from 6 through 11 Decemb er 1951* 
following information F ~ ~ I 


the 25X1 
25X1 


a* According to a worker employed on the construction of the Frankfurt/ 
Oder border crossing point, the present railroad embankment will be 
widened to provide space for six additional tracks* Rubbish from 
Frankfurt/Oder will be utilized for the widening of the railroad 

embardmonto (3) 


b* The eastern section of the railroad bridge over the Oder River in 
Fran Icf ur t/Oder was being reconstructed* The western section of 
this bridge wan rebuilt in 19b3/u9o After completion of this pro- 
ject, this bridge will again be double track* (2) 
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9 o Prior to 15 December 1951, f 


that riveting and welding25X1 


operations on tie railroad bridge over the Oder River in I'uestrin we re 
continuing, Oaring the period from 12 to 15 Doc ember, tho last three 
piers of tho bridge over tho flood area of the river were concreted, 25X1 
ij o track construction work was observed or. the island in the Oder - iver 
in nid-Dcconber , (l) 



a«, The railroad Ijridge over the Odor River near iTankfurt/Oder will 
oe reconstr ucted as a double track bridge and will use the piers 
of the previous bridge,, ( 2 ) Construction work villi be done by 
iaunnion, rfcrlin. Tho steel required for this bridge will be de- 
livered by tho Lows Plant in Niesky, Completion dates for tho 
different construction stages were as follows : 


(1) Preparation of the construction site: 
1951? 


1 September to 15 October 


(2) Manufacture of steal in "ieskys 15 September to 31 December 1951 
(more time will possibly bo required for this work); 

(3) traction of assembly scaffoldings for bridge superstructures II 
through V: 20 September to 31 December 1951 j 

(h) Rrectibn of scaffoldings for bridge superstructures I, VI, and 
VIII through U 1 October 1951 to 1952 j 

(5) -Imbedding of piles: 1 through 30 November 1951; 

(6) Assembly, including riveting, and installation of superstruc- 
tures II and. V; 1 November 1951 to December 1952; 

(7) Assembly, including riveting, and installation, of super- 
structures I, VI, and Till through X: 1 November 1951 to 
December 19 r ’ 2 ; 

(3) -K>ooval of ficaf foldings: 20 November lS'5l to December 1952, 


Tho dates mentioned above could not be kept because of a lack of 
construction material or its delayed arrival, lack of skilled workers, 
particularly of carpenters, and difficulties arising from the atti- 
tude of tho Polish authorities. 


b. 


The railroad bridge over the Oder River near Kuestrin will have two 
tracks, (1) Superstructures Ilia and Va of this bridge are damaged. 
Superstructures Tla will have to be rebuilt completely at an esti- 
mated cost ql 1466,000 castmarkc, 'he material for superstructure 
IVa, which will also have to be rebuilt completely, and will be ob- 
tained from ;tha destroyed bridge near the mouth of the Peenc Pdver 
near Aartiin. Sotiever, this bridge will first have to be salvaged. 

Completion dates fer tho different construction stages of this pro- 
ject have been fined as follows: 

(1) Preparation of too construction site: 10 September to 
31 October 3.951; 

(2) hilonding of bridge materials 17 September to 10 October 19£U 

25X1 

(3) •<crJn-.* T-* operations: 26 Sc jto. her to 15 beccnbor I ’5l; 

Oi) Assembly work on superstructure Va: 20 September to 15 October 

' 1951; 

25X1 
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(Sy . .roctioii of hoisting platforms and scaffoldings Tor superstruc- 
ture Ilia: 20 September to 5 October 1951* 

(6) Assembly nark on superstructure Ilia? 2t Deptenber to 31 Octo- 
ber 1951 5 

(7) Acnoval of the scaffoldings for superstructure Ilia: 1 to 15 LW 
vonbor 195l| 

(0) Erection of scaffoldings for superstructure IVa: 1 to 31 October 

1951 ? 

(9) Assembly' work or superstructure IVa: 16 October to 31 December 
1951| 

(10) Riveting and placing of superstructure IVa in position: 1 to 31 Ja- 
nuary lf52? 

(11) Removal of the scaffoldings for superstructure IVa: 25 January to 
10 February 1952* 


25X1 


llo On lx January 1952, 


plan of the connecting curve 


near Fberswalde at the Berlin regional railroad headquarters* (it) 


25X1 


25X1 


25X1 


25X1 


ijo On 3 January 1952, I ~| observed at the construction site of the connec- 
ting curve at nistemarl: that this project had progressed so far that it 
may be ready for operations on 25 January 1952,, (2) 


25X1 

JponentSo 


The construction in Belzig and in Juetorbog is to 

improve wne conrocslons with the Juetorbog— Altes Lager camps 0 Hie informa- 
tion in paragraph 3c refers to tt?e connecting curve south of Such* For 
location of curve, aco Annex 1 G 

(2) For location of curvt s see Annex 1* 
paragraph 3d,, h and 12, soo Annex 2 0 

(3) This infonaation refers to the construction of 


(W 


* or location of curve mentioned in 


— — — — ~ ^ new classification yard 

for the customs control station between the eastern perimeter of Frankfurt/ 
Odor and tho l do r bridge, 7 

lie construction plan was transmitted previously* 

dor sketch of connecting linlc reported in onr&rraoh 11 s 
see Annex 3c ^ 


(5) The completion in early lecenbor 1951 of the trackage for the southern 
section of the berlir Outer Freight King was reported by other sources* 

Doe paragraphs 2, 3a, and 5 of the present reporto The high estimate of 
costs reported for this project in 1952 may therefore be connected with the 
construction of safety and teleco nunicaiion installations which are still 
lacking o 

(6) The Ra then ow~Kr ie le sector of this siuglo-tracl: narrow-gauge railroad lino 
has been dismantled* The conversion of this line to standard-gauge would 
establish a link botv/oen tho Derlin-Stendal and Berlin— it tenberge trunk 
linos* uowover, tills information requires confirmation 0 

(7) The construction of this line was planned previously, but its execution had 
to bo delayed because cf other more urgent construction pro loots* 

(3) The execution of this project would establish a more efficient connection 
between the -erlln— Hallo and the Berlin— Droscien trunk lines* 

(9) The i scheduled completion date for this line was 31 Docanber 195l e See 
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(10) The double-track Duchorow-Ahlbeok railroad line, which emmets 
tlie main land with the Isle of Usedosi has been dismantled* As 
tne stm usable superstructures of the railroad bridges over 
tile Peone River near Xamin, i*hich is on this lire, wore used for 
a railroad bridge on the had jFi^iennaldeWLnjerrniiencle line and for 
the brxdrcd over the Oder Pivor near Kuestrin, the entire bridge 
near Karnin would have to be reconstructed* However, reconstruct 
tions appear to be improbable because of the acute shortage of 
steel t ho Soviet bone of Oorria ny* Moreover, it Is to be noted 
that this project has not appeared in me of the 1952 construction 
i0 f thought regional railroad headquarters, feu 
f information therefore requires confirmation* 

{IX) iar, oiiiy plans for the recons truction of the railroad line 

between Tenplin and Prenalau have boon known* It cannot be explained 
why Jiia line should be built via Fuerstenwerder, where it would 
connect to the Fuerstenwerder-Dedelow-Frenslau and the Dedelcw- 
, . jjtrasburg branch lines, because this would be a large detour* 

(12; The opening of tliia newly constructed single-track to a large air- 
field was reported previously* 
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Connecting Curve near Aucln 



Legend 



double track 
single track 

connecting curve proposed 

transfer of the track: of the Berlin interurban 
railroad system 
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Connecting Curve near \Xlbz crmark 



yVusfermdrk 


Legend 

— formerly double truck, one truck dismantled 

— h — i * — single track 

connecting curve under construction 
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Connecting Curve near .^bersv;alcle 



Legend 




t ? Jl 
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a ; ;ci :;T j 

formerly double track, one track dismantled 
single track 

connecting curve under construction 
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